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PAGE 01 COTONO 00740 13I6I3Z 
50 

ACTION AID-31 

INFO OCT-OI AF-05 ISO-00 EB-05 L-03 IGA-02 DRC-01 RSC-01 
/049 W 

001424 

PR I3I605ZMAY 74 
FM AMEMBASSY COTONOU 
TO SECSTATE WASHDC PRIORITY 6165 
AMEMBASSY ABIDJAN PRIORITY 
INFO AMEMBASSY NIAMEY 

UNCLAS COTONOU 0740 

E.O. 1 1652: N/A 
TAGS: EAID, DM 

SUBJECT: M-K CONTRACT FOR PARAKOU-MALANVILLE ROAD 

REE: (A) COTONOU 0716 

(B) ABIDJAN 3618 

(C) COTONOU 0733 

1 . STILL AWAITING REPLY TO QUERY REF (A) WHETHER NEW 
DOCUMENTATION NEED BE SIGNED EOR CHANGE OF DESIGNATED BANK 
ON FINANCING REQUEST (ER). 

2. M-K REP TODAY INFORMED US HE RECEIVED OFEICIAL NOTICE 
TO PROCEED FROM MINISTRY OF PW. UNDER TERMS OF 
CONTRACT, M-K SHOULD NOW EXPECT VERY SHORTLY AVAILABILITY 
OF 15 PERCENT ADVANCE OF BOTH DOLLAR AND CFA LOAN FUNDS. THIS 
ADVANCE BECOMES INCREASINGLY IMPORTANT AS M-K STARTS 
MAKING SUB-CONTRACTOR COMMITMENTS. PLEASE ADVISE WHAT 
CAUSE OE DELAY IS AND IF CAUSE IS PARA 1 ABOVE, ADVISE 

HOW ELIMINATE PROBLEM AS SOON AS POSSIBLE. 

MCNAMARA 
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Message Attributes 



Automatic Decaptioning: X 
Capture Date: 01 JAN 1994 
Channei indicators: n/a 
Current Classification: UNCLASSIFIED 

Concepts: CONSTRUCTION, CONTRACTS, BANK LOANS, HIGHWAYS 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 13 MAY 1974 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974COTONO00740 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7401 16-1057 
From: COTONOU 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19740554/aaaabvnz.tel 

Line Count: 49 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION AID 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: (A) COTONOU 0716 
Review Action: RELEASED, APPROVED 
Review Authority: garlanwa 
Review Comment: n/a 
Review Content Flags: 

Review Date: 24 OCT 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <24 OCT 2002 by garlanwa>; APPROVED <24-Oct-2002 by garlanwa> 

Review Markings: 

Declassified/Released 
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EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: M-K CONTRACT FOR PARAKOU-MALANVILLE ROAD 
TAGS: EAID, EFIN, DM, MORRISON-KNUDSEN 
To: STATE ABIDJAN 
Type: TE 
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